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MEMORANDUM FOR Deputy Director (Plans) 
THROUGH : Acting Chief, Develognent Projects Divistoa, n/p 2” 
SUBJECT : CORONA Meeting 


3. After ejection of the capsule, the Agena vehicle vas returned to 
ite normal cruise attitute ani remained stable through total ord 
or more than a four day operation. . ee = 

30 


4, Payload failure occurred cebit No. 1 after about 
of operation. Pricr to launch, 45 cycles vere rum off vithout any 
now known during post loading check ani count down checks 


the 
was still in the camera. Minor scratches were found on leader on 
last 3 cycles of second day ped check. Leader was foun! £0 be cine 
scratched, flange marked, edge nicked, yressure marked, diagonally seratched, 
edge milled, and heavily scratched, in that order, price to break This 
indicates mistracking, uneven and increasing tension. 


emulsion axl emulsion deposit on rollers during laumech ac- 
eeleration and pre-lmmch “setting.* 

T. We wnahle to cause uistracking on camera by merely 
sitoving alack b supply spool and input rollers. Continual 
mistracking took place only when supply rollers vere forcibly 
apart, and film vas deliberately misaligned. This econtimes ca 
one 


and has had similer, but less extensive, troubles. Tt has bed about 
15,000 test cycles, however, ani 20,000 to 25,000 cycles is a conservative 
life expectancy. 


9. The camera used in No. XIV (completely successful) ran about 
30,000 cycles total, but was refurbished after 22,000. 


10. I think ITEK have still not perfected the film tension contrel in 
the basic mechanism, and that film breakage has been lessened dus to the 
nyler fila entirely. 


ll. After XVIII on 5 December (approximately), so COROMA firings are 
scheduled until 9 February. 


12. The following steps have been, oy sre being, taken: 


(a) LNGD will send a complete histary ani daily report 
on camera for XVIII. 


(b) will examine a C’ exuera and go over 
cemance to afvise on camera flight readiness 
foe 5 December and to advise on desirable adjustuents 
or fixes between nov aml February next. 


Ga lene heed 
t : S/O AE 
* a oN fa s 


(Batik 


NURI 8p 


sane 
Bunom 7. KIEFER 


Teehaieal. 
oo Staff 


Cutef, 








1 cs 


bl ache 


sai Seca 
EO we 


f 


